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Message Text 

UNCLASSIFIED 

PAGE 01 MOSCOW 05533 221633Z 
ACTION SY-05 

INFO OCT-01 EUR- 1 2 ISO-OO /0I8W 

23053 1Z 072021 /20 

R 221523Z APR 77 
FM AMEMBASSY MOSCOW 
TO SECSTATE WASHDC 6597 
INFO AMCONSUL FRANKFURT 

UNCLAS MOSCOW 5533 

DEPT FOR A/SY/FO, NSU; FRANKFURT FOR OIC/RTC, RSS 

EO 11652: NA 
TAGS: ASECABLD 

SUBJECT: SPECIAL SEABEE TEAM - ELECTRICAL CONVERSION PROJECT 

REF: STATE 085150 

1 . IN REPLY PARA 2 REFTEL, LIGHTING FIXTURES, CABLE AND CONDUIT 
ARE NOW ON HAND AND READY FOR INSTALLATION. 

2. TANDEM SLOT 220V RECEPTACLES, PLUGS AND SWITCHES BEING PURCHASED 
BY DEPARTMENT AND WILL BE POUCHED TO POST. EXPECT TO RECEIVE SHIP 
MENT DURING EARLY MAY. 

3. INSTALLATION OF LIGHTING FIXTURES IS BY FAR MAJOR PORTION OF 
PROJECT AND IF SHIPMENT OF RECEPTACLES, SWITCHES AND PLUGS DO NOT 
ARRIVE DURING TEAM'S VISIT, THEY CAN BE INSTALLED LATER BY 
RESIDENT SEABEES. THEREFORE ASSIGNMENT OF TEAM NEED NOT BE DELAYED 
PENDING ARRIVAL THESE ITEMS. 

4. ALSO REQUEST ASSISTANCE OF ELECTRICAL PROJECT SEABEE TEAM WITH 
INSTALLATION OF WINDOW AIR CONDITIONER IN WEST WALL OF 9TH FLOOR 
COMMUNICATIONS AND RECORDS ROOM. MATERIALS AND AC UNIT ON HAND. 

INSTALLATION ESTIMATED TO TAKE TEAM WITH ASSISTANCE RESIDENT SEABEES 
MAXIMUM 32 MAN-HOURS TO INSTALL. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MOSCOW 05533 221633Z 


TM WITH EXCEPTION OF NEED FOR MEGGERING DEVICE, ONLY STANDARD 
ELECTRICIAN'S TOOLS REQUIRED FOR PROJECT. 

6. GOVERNMENT QUARTERS EXPECTED TO BE AVAILABLE FOR TEAM 
AFTER MAY 7. 

TOON 
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